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DELAYED UNTIL 


lo START OF FINAL ASSEMBLY OF FIRST 
TUESDAY, JULY 2, PENDING RECEIPT OF TWO BASIC ITEMS FROM VENDORS, 
NAMELY STRUCTURE CROSS PANELS AND MAIN OBLIQUE BEARING, ALL 
OTHER PARTS AND SUB-ASSYS ARE IN STORES AWAITING FIMAL ASSEMBLY,, 

2o DUE TO REPEATED SETBACK OF VENDOR DELIVERY DATES, COMPLETION 
OF FIRST UNIT NOW SCHEDULED FOR 3E JULY, 

END OF MESSAGE 


SECRET 


I ; v 'Oii? 3 I 

i |i rJ&£6 'Tsai C&a&S&l 
i 1 c'3u'.,sfttteKion ; 


U 


SiiFRODUCTION b'( OTH£: . YH 'J-4 TKE ISSUING 0*F Gi IS FROr UBiTED., C-jpy No. 

Approved For Release 2002/06/11 : CIA-RDP67B00820R000300060027-8 




